Improvement  Res.  No.  ioik~l9^9 


For  the  Vacation  of  a portion  of  the 
first  alley  west  of  Spy  Run  Avenue,  lying 
west  of  Lots  U ancl  5 in  Bossier’s  Addition# 


Resolution  Adopted: 

Nov.  JB.  1959 

Confirmed: 

D«c.  7,  1959 

Bids  Received: 


Contract  Awarded: 


Contract  and  Bond: 
Contractor: 

Report  Completed: 


Assessment  Roll  Confirmed: 

Feb.  H,  I960 


B.O.  261- >50 


DECLARATORY  RESOLUTION  NO.  101ii-1959 


For  the  Vacation  of  a portion  of  the  first  alley  west  of 
Spy  Run  Avenue,  lying  west  of  Lots  1*  and  5 in  dossier's 
Addition, 


PLANS  ORDERED: 

ADOPTED:  Nov.  18,  19# 

ADVERTISE  NOTICE  TO  PROPERTY  OWNERS:  Nov,  23  & 30,  1959 
HEARING  ON  CONFIRMATION:  Mon.,  Dec.  7,  1959,  6:30  p.m.  1ST 
CONFIRMED:  Dec.  ^9 

ASSESSMENT  ROLL  ORDERED:  Dec.  7,  1959 

ASSESSMENT  ROLL  APPROVED:  jan#  25,  I960 

HEARING  ON  CONFIRMATION 

OF  ASSESSMENT  ROLL:  Thurs.,  Feb.  11,  I960,  6:30  p.m.  1ST. 
NOTICE  SERVED:  jan.  29,  I960 


ASSESSMENT  ROLL  CONFIRMED: 


Feb.  11,  I960 


DECLARATORY  RESOLUTION  No  1014 


For  the  Vacation  — C*»*>«l«>«rn^aln.n  of  wght  <+i  -way  Uh- 

ihe  first  a .lit 


IcUtlor. . 


Resolved  by  the  Board  of  Public  Works  of  the  City  of  Fort  Wayne,  Indiana,  that  it  is  desired  and  decm< 


r w t ’•  . - ^ qg  . oi  i j 


npcqpsarjr  to  __LJ_dL^_ .. . 

x««t  south  ci t a nortn  or  ty  lino  of  Lot  J”,  jf  o,  x 


ia  . 


-ifit  th-fty-t 


UJj f*^ti  South  ~bh  lil'JSuf 


ox: 


_f L. 


Addition  wil 


ie  mtirt 


l got  oi’.  tfa^s>  vs.cst&d  i . * ,y , 


All  as  shown  by  a plan  of  such  proposed  Vacation— -Opw.«ng  - Condemnation  of  rigid  of  n lui—nJ  iL- 

ifmpp'i)  as  above  described,  now  on  file  in  the  Office  of  the  Department  of  Public  Works  of  the  Cit  C 

Fort  Wayne,  Indiana 


The  cost  of  said  Vacation  - Opening  - Condemnation  of  right  nf  , a/.<i»  .fnr.,  utility  pur iraes  -hall  b* 
sessed  against  the  property  beneficially  affected  tliereby. 


The  property  which  may  be  injuriously  or  beneficially  affected  by  such  Vacation 

nation  oi  jight  of  may  .for  ..uiiLity  pmpaht*.  is  described  as  follows:  . ■>,  ?L': . j 


Opening— 


.and  Lot  No.  Id,  Fiizn ’ 

Fort  Wayne,  Indiana. 


■gaiffr'-g-Aiia.  Li 

;iutL...g£tdluUgw  inqi^ivw  tt>  xiio— G44, 


All  according  to  the  method  and  manner  provided  for  in  an  act  of  the  General  Assembly  of  the  State  of 

Indiana,  entitled  “An  Act  Concerning  Municipal  Corporations”,  as  approved  March  6,  1905  and  the  provi- 
sions of  all  acts  amendatory  thereto  and  supplemental  thereof,  including  the  right  to  bond  assessments  as 

in  said  law  ordered. 


Assessments  if  deferred  are  to  be  paid  in  ten  equal  installments  with  interest  at  the  rate  of  five  (5)% 
per  annum.  Under  no  circumstances  shall  the  City  of  Fort  Wayne,  Indiana  be  or  bp  held  responsible  for 
any  sum  or  sums  due  from  the  said  property  owner  or  owners,  or  for  the  paym  nt  of  \y  bond  or  bonds, 
except  for  such  moneys  as  shall  have  been  actually  received  by  the  City  from  the  assessments  for  such 
property  damages  a3  said  City  is  by  said  above  entitled  act  required  to  pay.  All  proceedings  had  in  the  making 
of  said  improvement,  assessment  of  property,  collection  of  assessments  and  issuance  of  bonds  therefor, 
shall  be  as  provided  for  in  said  above  entitled  act  and  all  amendments  thereto  and  supplement  - thereof 


of  .ibove  described shall  be  subject  to  an  eas^n-nt  for 

City  of  Fort  Wavne.  Indiana,  and  Ql71TT~Trgto.  aectcnfa  t'Afislruciion  and  maintenance  of  ewer 

juaiiis. 1 gfll'  mains,  electric  pole  lines  and  conduits,  telephone  and  telegraph  polg  llntT  am)  cot  duit. 


Office  of 
Board  of  Public  Works 


B.  0.  261- '58 

To City  Engineer 

Subject Den.  10I)|-T95? 


For  the  Vacation  of  a portion  of  the  first  alley  west  of  Spy  Run  Avenue,  lying  west 
of  Lots  1*  and  5 in  Bossier's  Addition, 


Prepare  the  Assessment  Roll  of  Benefits  and  Damages;  the  property  owners 
benefited  to  be  assessed  costs  of  advertising,  r/,  — — ^ ^ 


John  Cooper 
Berkeley  Ward 
Or in  M,  Darling 
BOARD  OF  PUBLIC  WORKS 
ic 

attacn  Res.  & P,  0,  List 


Signed 


Reply: 


December  11,  1959 


Assessment  Roll  of  benefits  and  damages  completed  and  attached. 


Per  verbal  instructions  from  Mr.  Hallett,  it  was  prepared  on  the  basis  of 
;,i>1.00  Benefits  - ^1.00  Damages. 


D3/is 
attachs . 


Signed 


SENDER:  REMOVE  & KEEP  3RD  COPY  - RECEIVER:  ANSWER  & KEEP  2ND  COPY  - RETURN  1ST  COPY 


>o 


1 


Oaf* 


bLneer.' 


IjL. 


• vi ng  the  deedihg  of  Let  18 
'-yne  by  the  Ashbaugh's  and  the  deed 
. ® Ashbaugh's  nearly  completes  the 

Lng  of  an  alley  f ro©  the  St,  Mary*  1 

/ that  the  City  vacate  the  portion  of  the  alley 
'.t  plan  *r.&  opening  the  alley  in  the  portion  that 
low,  and  green,  a s a public  alley. 


on 


. 1 l,fl  done  on  one  resolution.  Prepare  a 

this.  It  was  pointed  out  by  the  Legal  Depart® 
to  ;,r,  vufl-  hearings  ;.n  reyards  to  this  v , 

a property  ownership  list  for  those  abutting  the  1J 

y are  the  benefactors, 

BOAf  .O  Of  P BhXC  WORKS  /l  l ^ 

.■  ' * ; 

\v  \i\ 


fesolutions,  drawings  and  property  ownership  lists  coropl e t •: 
was  not  prepared  for  the. area  in  green  because  it  has  not  b< 

where  the  alley  should  be  located. 


attach*. 


EMOVE  & KEEP  3RD  COPY  - RECE!VER~ANSWEF 


NOTICE  OF  IMPROVEMENT 


OFFICE  BOARD  OF  PUBLIC  WORKS 


Fort  Wayne,  Indiana, 


Novenkber  24,  1959 


1014 


To. 


You  are  hereby  notified  that  the  Board  of  Public  Works,  of  the  City  of  Fort  Wayne,  Indiana,  did 

J'tc  larat ory  1014_iM9 

providing  for  the  vacation  of  a portion  of  the  first  alley  west  of  Spy  Run  Avenue,  lying 
west  of  Lots  4 and  5 in  Bossier's  Addition. 


All  work  to  be  done  under  aforementioned  Improvement  Resolution  shall  be  in  accordance  with  the  de- 
tailed plans,  profile  and  specifications  which  are  now  on  file  and  may  be  seen  in  the  office  of  the  Board 

o 1 Public  Works-  Monday,  December  7,  1959  - 6 *30  pa  1ST. 

The  Board  has  fixed 

a date  and  time  when  they  will  hear  and  consider  objections  or  remonstrances  from  all  persons  whose 
propery  will  be  affected  by  the  proposed  improvement. 


You  are  hereby  notified  that 


is  subject  to  assessment  for  said  proposed  improvement  under  the  Improvement  Laws  passed  by  the  Gen- 
eral Assembly  of  the  State  of  Indiana,  March  6,  1905,  and  under  all  acts  amendatory  thereto  and  supple- 
mental thereof. 


BOARD  OF  PUBLIC  WORKS 
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C,TY  ^ a,  d».c<tco  F«  Au^  -|b;os.s 


Improvement  Resolution  No-Z^^-is^For  The  V/acatiqm  Op  A Tb-e-no^  Op  The, i~ir-st  /Illey 

Op  Sp~f  1Po>j  Auf.k»j£; LviMfo  U)fst  Hf  Lots  4 Aioo  .^T  lu  'Rose uf.~e. 'S Addition 
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